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1 . REF AIRGRAM DETAILS MARINE GUARD AND SECURITY EQUIPMENT 
REQUIREMENTS FOR NEW OFFICE BUILDING. NOW THAT TDY TECHNICAL 
SECURITY OFFICER HAS ARRIVED, EMBASSY IS ANXIOUS TO FINALIZE 
DETAILED PLANNING OF SECURITY EQUIPMENT AND MARINE GUARD 
DESKS IN NEW OFFICE BUILDING. EMBASSY MUST KNOW WHERE 
MONITORS FOR EQUIPMENT WILL BE LOCATED. EMBASSY HAS PROPOSED 
THAT SEPARATE MARINE GUARD EQUIPMENT MONITORING POST BE 
ESTABLISHED UPON OCCUPANCY OF NEW BUILDING. BELIEVE THIS IS 
STILL ONLY WORKABLE ALTERNATIVE. EMBASSY RECOMMENDS THAT 
ROOM 325 BE ESTABLISHED FOR MONITORING POST. THIS ROOM 
LOCATED IMMEDIATELY ADJACENT TO ADMIN/RSO SUITE. DO FBO 
AND SY CONCUR WITH THIS PROPOSAL? IF SO, WILL FBO 
AUTHORIZE CHANGE ORDER TO INSTALL INTERNAL DOOR FROM ROOM 
324 TO ROOM 325? RSO WILL PROVIDE PROJECT SUPERVISOR 
WITH LOCK HARDWARE SPECIFICATIONS FOR THIS NEW DOOR IF 
APPROVED. WILL DEPARTMENT SUPPORT OUR REQUEST FOR AN 
INCREASE IN PERMANENT MARINE GUARD TO EFFECTIVE 
AUGUST 1. 1976, IN ORDER TO MAN THIS POST? NEW TO WOULD 
HAVE TO BE 20 (NCOIC, ANCOIC, AND 18 WATCHSTANDERS PER 
REFERENCED AIRGRAM.) 
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2. MARINE GUARD DESK DESIGNS SHOULD BE SUBMITTED ASAP 
IN ORDER TO ENSURE THEIR COMPLETION PRIOR TO OCCUPANCY. 

EQUIPMENT PLANNING WILL REQUIRE SOME CONDUIT OUTSIDE 
BUILDING FOR PERIMETER ALARM SYSTEM AND EMBASSY ANXIOUS 
TO ADVISE FBO PROMPTLY OF CONDUIT REQUIREMENTS BEFORE 
PAVING OR LANDSCAPING BEGINS. ALSO EMBASSY WANTS TO GIVE SY 
AS MUCH LEAD TIME AS POSSIBLE SO THAT NEEDED EQUIP- 
MENT IS AVAILABLE AND INSTALLED PRIOR TO OCCUPANCY. 

THUS WOULD APPRECIATE PRIORITY RESPONSE TO ACCEPTABILITY 
OF USE OF ROOM 325 AND MARINE GUARD TO INCREASE. 

SHOESMITH 
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